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BILL NO. G-76-06- ^ ^ 


GENERAL ORDINANCE NO. G- 




At'J ORDINANCE approving the Board 
of Public Works proposed Capital 
Program Expenditures for 1977. 


WHEREAS, heretofore on April 11, 1973, General 


Ordinance No. G-07-73 was adopted requiring the Board of 
Public Works of the City of Fort Wayne to at least annually 
on or before the 30th day of June of each year provide the 
Common Council with itemized estimates of capital program 
expenditures for the succeeding fiscal year; and 


WHEREAS, said Board of Public Works does hereby 


submit to said Common Council said itemized estimates, all as 
set forth in Exhibit "A" attached hereto and hereby made a 
part hereof. 

NOW THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. All estimates of capital programs 
presented by the Board of Public Works of the City of Fort 
Wayne to the Common Council of the City of Fort Wayne as shown 
on Exhibit "A" attached hereto and made a part hereof is now 
approved in whole by the Common Council of the City of Fort Wayne. 

SECTION 2. This Ordinance shall be in full force and 
sffect from and after its passage and approval by the Mayor. 



APPROVED AS TO FORM 
ANDLEi^LITY,_ 


mu 












Rc'orj the first tine in full and <n ir.otion by_’ ^’-conded by 

_, and duly adopted, read the second tine by title and referred 

to the Copvnittee on_ ■ _ (jind tiie City Plan 

Corr.miss k)n for rec &w nondation-) - and Public Ikarin n to- b e ' held of tor duQ -leoal notice, 

at the Council Chambers. Citv-Countv Duildinn. Fort l.'ayne, In diana, on_, 

the _day of_» 197_, at ____ 


o'clock P.M.jE.S.T. 


Date: 


^ 'j- 




Read the third time in full and on motion by_ 
seconded by _, and duly adopted, placed on its passaoe. 


OT AL VOTES 
BURNS 


HINGA • 


HUNTER 


MOSES 


HUCKOLS 


SCHMIDT, 

D. 

SCHMIDT, 

V. 

STIER 


TALARICO 



the fonov.nnp v 

AYES 

liAYS 

Et 

V 




£ 

— 


ABSENT. 


TO-WIT 

n 


DATE: 






Ci1Y CLE 

Passed and adopted by the Co.nrrion Council of the City of Fort Hayne, Indiana, 
as (Zimi-an^lap)^G,g^,ral) iuii) (Specidl) (An]JriTpTt^on) Ordinance 

o n the d ay o y » 197^. 

(SEAL) 


' P^iuir.o^ficer 

D./■ tho Mayor of the City of. Fort Mavne, IndTena, on- the /__2__ 

, 137 ^ , at the hour of ' cl ock 


day of 


^,E.S.T. 




Aonroved end sinned by me this _^da^of (Z/fy^/ _» 197_^, 

Z■ ^ _o'clock_. 


at the hour o 
































































Bill No. G-76-06-33 


PUBLIC WORKS 


Wej your Committee on 


REPORT OF THE COMMITTEE ON _ 

Public V/orLs to whom was referred an Ordinance 


approving the Board of Public Works proposed Capital Program Expenditures... 

for 1977 '^— 


have had 


said Ordinance under consideration and beg leave to report back to the Common 



concurred in 

f P ^ _CHARLES W. WESTERMAN, C!TY CLERK 














































BOARD OF PUBLIC WORKS 
1977 CAPITAL IMPROVEMENT EXPENDITURES 


PROJECT 


DESCRIPTION 


FEDERAL 


1.3 

R&S - MVH 

REVENUE CITY ASSESSMENT COUNTY OTHER TOTAL 






165,000.00 

495.000.00 


660.000.00 





10,000.00 

30,000.00 


40.000.00 




100,000.00 


50,000.00 


150.000.00 




800,000.00 




800.000.00 

Rssurfacing Prograni 

Si" Toe Road R/W Accjuisition 




100,000.00 



100,000.00 


336,000.00 



57.600.00 


86.400.00 

480,000.00 

4 T?T-r4»-»rr H-r-T rl P P 




48,000.00 


48,000.00 

96,000.00 

Fairiield^iiiWing priage r.Ei. — 

45.500.00 



V 19.500.00 



65,000.00 



400,000.00 


400,000.00 



800,000.00 

Jefferson Blvci* Curbs & Dminago 


400,000.00 


400,000.00 



800,000.00 





100,000.00 



100,000.00 

Paulding Road 




686.280.00 


522,720.00 

1.209.000.00 


381,500.00 

800,000.00 

900,00.00 

1,986,380.00 

575,000.00 

657,120.00 

5,300,000.00 


< 


Exhibit 



















































SETLER RELIEF FUNDS 

CIVIL CITY BUDGET 

Maintenance and repair to storm 
sewers, catch basins and inlets 
by Water Pollution Control 

Maintenance Department for 1977 

$ ^75,000.00 

Emergency repairs to storm sewers 
by contractors 

25,000.00. 

Miscellaneous Projects depending 
on petitions from property owners 
and existing conditions 

200,000.00 

$ 400,000.00 

PUBLIC LIGHTING FUNDS 



Residential Lighting, New Lighting 
and rehabilitation 


$ 250,000.00 


EXHIBIT "A' 


TOTAL 

$ 175,000.00 

25,000.00 
200,000.00 
$ 400,000.00 

$ 250,000.00 









COPIES TO: 


Clky Clerk Memorandym 

CHARLES W. WESTERMAN, CUrk 

Mayor Robert E.' Armstrong _6-24-76 

Charles W. Westerman - City Clerk 
Appearance before Common Council on July 6, 1976 - 7:30 P.M. 


RE: BILL NO. G-76-06-33 

AN ORDIilANCE approving the Board of Public 
Works proposed Capital Program Expenditures 
for 1977 

(Copy of Bill and "Exhibit A" attached) 


Pursuant to the request of the Standing Committee Chairman of 
Public Works of the Common Council, the presence of a member of 
the Board of Works is respectfully requested on July 6, 1976, at 
7:30 o'clock P.M., Room 128, Common Council Conference Room. 

Specifically, Council would appreciate a member of the Board 
of Works be prepared to give a detailed explanation of the 
attached bill and "Exhibit A", and to bring along 13 copies 
of any exhibits or materials pertinent to the above mentioned 
bill. Said statements should be prepared for the persual 
of Council so that they may be able to make a decision as 
to what action should be taken on behalf of Bill No. G-76-06-33. 


Your cooperation will be greatly appreciated. 








DIGEST SHEET 


TITLE OF ORDINANCE 
DEPARTMENT REQUESTING ORDINANCE 


GENERAL ORDINANCE - BOARD OF PUBLIC WORKS CAPITAL PROGRAM EXPENDITURES 


BOARD OF PUBLIC WORKS 


SYNOPSIS OF ORDINANCE Submission by the Board of Public Works of proposed 

Capital Program Expenditures for 1977, as shown on attached Exhibit "A"; 

all as set forth in G-07-73. 


EFFECT OF PASSAGE Allow for preliminary planning 


EFFECT OF NON-PASSAGE Inability to establish 1977 

nroeram 





MONEY INVOLVED (Direct Costs, Expenditures, Savings) 

Set forth on Exhibit "A" 


ASSIGNED TO COMMITTEE 































